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26 June 19( 


MEMORANDUM FOR: 


SUBJECT: 


Contracts Management Division, Comptroller, OSA 
Budget and Programs Division, Comptroller, OSA 


Special OXCART 


25X1 


25X1 

25X1 

25X1 


25X1 

25X1 

25X1 


25X1 


1 . In response to [ 


(ATTACHMENT #1) , 

the undersigned obtained personnel lowering devices as G1E 

, ° , i i-t-n i neorn 

and requested 


this item into a [ 


|to incorporate 
jto. be used 


in" the OXCART life support system. This request was made 
•to I Ibe cause they have the greatest expertise re- 

as they made the 


gar ding 


‘in OXCART. 


2 . ATTACHMENT #2 is the proposal submitted by 

i » _ 1 • J a « -rs "1“ n i 


• Xt X JL iiViJJUXJ it -*■ II — ~ i X — > ~ ■ 

regarding these new cushions and inclu des descr iptions, 
delivery schedule, and cost analysis. [ 


is required 


ae.LivtJxy ~ i j - . , ^ 

for two traini ng items which will not include the sleeping b t, 
aac ] is re quired for four operational items. ^ To t a 1 

funding r equired is 


for six of these special |_ 


25X1 

25X1 

25X1 

25X1 

25X1 

25X1 

25X1 


"1 has manufactured 05 YI 
die OXCART and 


many ^erns^f I I f°r both the OXCART and 

IDEALIST programs"! In addition, have provided advice 

and assistance on items which they do not manufacture. In 
the past, procurement has always been handled either through 
Firewel Company or Lockheed on a subcontractor basis, without 
either of these companies con tributing to th e item mvo v f‘ ' 


^proposal attached 25X1 


Therefore, at my request, the, r - 

was not submitted to Firewel or LAC, but was sent directly 
to me. This was also felt to be the most expeditious method 
since the items involved are urgently required in support of 
BLACK SHIELD operations. 
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4. It is requested that immediate approval be given 
to this proposal and that funds be allocated to cover the 
required items. It is suggested that a separate line item 
in the EY-68 Budget be established under 0 XC A RT pilots, 
salaries , e nv i ro n me ntal equip me nt i d o n t i f y i ng l I as 


contractor. Required funds can be deducted from Firewel 
Contract #RFC-3300 for this new proposed contract . Es- 
tablishing a separate contract will eliminate the additiona 
administrative expense involved with dealing either through 
Firewel or LAC. 
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25X1 


25X1 A 


CONCUR : 


25X1 A 


ASD/R&D/OSA 



Attachments 
As stated 


above 


ASD/R&D/OSA/C 


] (26 June 67) 


Distribution: 

Cy 1 - CMD/COMPT/OSA (w/atts) 

2 - BPD/COMPT/OSA (w/atts) 

3 - COMPT/OSA (w/atts) 

4 - ASD/R&D/OSA (w/atts) 

5 - D/R&D/OSA (w/atts) 
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6 - D/SA (w/o atts) / 

7 - INTEL/O/OSA (w/o/atts) 

8 - OXC/O/OSA (w/o atts) 

9 - D/O/OSA (w/o atts) 

10 D/M/OSA (w/o atts) 

itts) 




tts) 
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